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BILL NO. S-74-03-^ 


4 ^- 7 -/ 


SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving a certain bid document with 
CEKA INC. for Demolition. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. A certain bid document ref. no. 576 dated March II, 1974, 

between the City of Fort Wayne, by and through its Mayor and Board of Park 

Commissioners and CEKO INC., for: 

Demolition of Structures located on West Central Playground site. 

Open Space Project OSC-38 $4,600.00 

as more specifically set forth in said bid document ref. no. 576 and Purchase 
Order No. 3-234I.il which are on file in the Office of the Department of Purchasing 
and are by reference incorporated herein and made a part hereof, is hereby in 
all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor. 




^LEGALITY 10 FOf W 
















Read, the first time in full and on motion by 






seconded 'by 


/ 


to the Committee on 


.} and duly adopted, read the second time by title and referred 


and Public Hearing^oTe^EeldTafter^ure'Tefal notice, 

aTthe- E-Quneiir'CKamberiT'GitTCounty Building, 7bF7^^e7~lMRna^-o-n -y 

the—-- 


..—d ay- -of- — y 

Cr L eiot5t^ > 7M77ETS^> 

Bate % . :J ~ 77g7 72 


197 


?/ y? 

MA Ay A A 

^ -4/ *2 


ify si 


7 ;7 


J r m 






CITY CLERK 


Read the third time in full and on motion by 
seconded b y 



5 and duly adopted, placed on its passage® 


Passed faesr) by the following votei 

NAYS 


BURNS 

77 " 



HINGA 

§7 

KRAUS 


MOSES 

77 

NUCKOLS 

A^\ 

SCHMIDT, D® 

A^ ^ 

SCHMIDT, V. 


STIER 

A^ y 


tA 

TALARICO 

¥ 


ABSTAINED 


ABSENT 


to-wit; 


BATE? 



£ Tt- 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Waybe/*Indiana, 

as (Ze|ang-4fep^--4fene3^XL„ (^B5©x at3r&n) (Special) (Appropriation) Ordinance > 

^ -y^ day of , , ^ . 19 7 : 


C-Se-solati-on') No. 




CITY CLERK 

i# 


\'£7^7: 


PRESIDING QFFIGER 


c m 

Presented by me to the'.MayoV^of the City of Fort Wayne, Indiana, on the 
bay of 197 ¥_ at the hour of //. ’&d o»clock 


_M.,E.S.T. 



CITY CLERK 




Approved and signed by me this / L : p day of 




I97_ 


6 

at the hour of ( 


7 o' 


clock 


_M. ,EeS.T„ 



MAYOR 































































































Bill No, 


S-74-03-78 


We s your Committee on 


REPORT OF THE COMMITTEE ON FINANCE 
Finance 


to whom was referred an Ordinan® 


-^EEEQElB£-a-Certina bid d ocument with CEKA INC.for Demolition 




have had said Ordinance under consideration and beg lea*e to report back to thi Common 


Council that said Ordinance 


considerg 


PASS. 


-Hl21iMJL_iiinga , - Chairman 
■..John Nuckols - Vice-Chairman 
James S. Stier 


Winfield C. Moses. ,Tr. 


Paul "Mike" Burns 


V 



Y f-M 


CONCURRED IN 




.CHARLES W. WESTERMAN, CITY CLERK 


































































Purchasing De parfment 



March 13, 197U 


Board of Park Commissioners 
8th Fir., Citj-Countj Bldg. 

One Main St., Ft. Wayne, Ind. U6802 

Attn: Jim Haley Subject: Bid N©. 5>?6 


Attached is a copy of the successful bidder. 

Ceko, Incorporated (P.0. 3°23Ull) 

Demolition ©f Structures located ©m West Central Playground site 
Space Project OSC -.38 

Base Price $3,750.00 
Alternate 850.00 


Total: 


$U, 600.00 



Tabulation sheet is attached 































Tabulation of bids 

§Id ref. 576 

'Closing date 3/1 1/74 

^?rk Department 

DEMOLITION-WEST CEN 

TRAL PLAYGROUND 

(OPEN SPACE PROJECT 

Page 

OSC 38) 

•V. 

1- 

P©1z Wrecking 



- 





S & 0 Contractors 





' ' 


























- 




































• ! U U \J fc„ 


t'l U, I i U i S J i 1 i iJ U i ! 


To 'V' 


Date 


3-/2-?y 


From 




Subject 3 ^: 0 / 


ss f~ 

a 


Copies to 




l&v(/ CjB/C o x 

* a z£ 

&£/ 


/ ^ $/d> & 









- OR M DP2B 5—68 ,|j. J. £ 


Kj>. 


xj* 14/ i. V V ii. ii l\j Jill 


DEPARTMENT OF PURCHASES 


Number One Main St., Ft. Wayne, ind. 46802 


INVITATION 


Quotation,, oubj*st to tha eondltiout on tba revere, hereof, &r* rcqutntod on the following list of 
m&tcri&lx, tuppUee, «qolpsn<mt or iurrviwe, for the depsxtra.nt t» mentioned, with deli very to destin ation 
r.r rhown bc lcr w. Quotati ons rhnll Include nil chargee for delivery, packing, etc, Adores. your rvplyY. 

““ (TeTepTTone 423 - 7037 ) 

•Hell ell replies and A.T« Demetroff 

corroapor.dencc, etc. ____ ' 


A eld re**_ 


indicated below.* 

\ A v "*- ^ 

DEPARTMENT OF PURCHASES 

, Number One Main St., Ft. Wayne, Ind. 46802 


Room 


REQUIRED FOR DELIVERY TO:”' 


Department 
or Division- 


Board of Park Commissioners 
TEFETh Fir., City-County UXcfgn 


Page. 


oL 


Ref. No. 


576 


Date 


February 25,197^ 


Date wanted 


r t 

* 


Fund 
Appropriation 


Adares3 


One Main St.» Ft. Wayne, Ind. 46 802 


s 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Timeof Ridt Monday, March 11, 1974 at 10:00 A.M. 


Jl Q17, T ?S., F {o 1 F, t .r r FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY’S INDIANA SALES TAX EX Fiji 1 UN 
CEIRTii 1 XCATE NUMBER Io NO. 8-4508. PRICfiS SHOULD NOT INCLUDE TK£iSE TAXES. Saa “Instruction* to Bidder*'* No. 10 on reverse hereof for det 

TAX EXEMPT (Unless otherwise indicated) 


detail*. 


Tvaantity 

Unit 

liatariaJ*, Supplies, Equipment or Eorvieea 

Urdt 

Price 

Total 

A*3/z*Knt 



Demolition of Structures Located on 

West Central Playground site. Open Space Project 

0SC-38, per specifications enclosed. 

/ // 6 <L Tl/t 

, _ / / / t /( 

ypo 

• 

i 

1 


■pf 7 

syUVTS. 




j <u o 7 TTuPiP 

6^ oCi 




l - 

N’ 

S ts. 


TA' :CC 





l 






Performance Bond 


NO 

S 


YES 

□ 


t3id Bond required ft ft? J* ° f Bid 

See instruction item No, 16 on reverse side hereof. 

—% cash discount if paid within-days from delivery and acceptance of goods or completion of services. 


..erms. 


PROPOSAL OR BID 


In complifnee with the above invitation for bid* end subject to all conditions thereof, the und&rila^iod ofTen find asrre-sa, if this bid be accepted within a rwvs^nabV® 
rrzzom from date of clewing, to furnish any or *11 of the Item* or render such service* upon which priooa are quoted, in accordance with the specUlcaUone applying and at tha 
rcrr%c« act opposite each item. 


iDelivery of any or all of the items or completion of services indicated shall be made within_days from receipt of ordor*v 

IMPORTANT esr 

r - T. 

T. 

(, i Nam. of Coupuiy 

Por.TUI*. 


A» delivery tony b. * dwkllns factor in th. .word of *a ord«r, it U ImporUnt th»t bhiisra 
furolih ti>« lnfomi.tion rv.v.;; h.<i than*. 

Sign K«r«l 


/at. 


CfA'/ 

P. /?f)/ /, // 


I****************************** 




Addrmt 

r j 'r / f ; /TA //J/? ‘/A-! r:A 


Ol ty 


J 


IM*. 


























































Form DP 8 


3 


5 


Page 


of 


576 


Reference Mo 


NON-COLLUSION AFFIDAVIT 



SS: 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, coniipission or thing of value on account of such sale or contract. 



For 



Subscribed and sworn to before me this 




My Commission Expires 

















Form DP-6 
Short Form 


k 


5 


Page 


of 


News 

Sentinel 

X 

Journal 

X 

Gazette 

Other 



REQUEST FOR PUBLICATION 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


DATE 


February 22, 197h 


* Department Board of P a rk Commissioner s 
8th Fir., (Pity-County Bldg. 

Address One Main SI .. . Ft. Wayne. J nd. U6802 


Department of Purchases 
City of^ Fojhi Wayne 


B yLA 



// 


i. 


BIDS WANTED - REFERENCE NO. ^ 76 


Sealed Proposals will be received by the City of Fort Wayne at the 
Office of Department of Purchases, Number One Main Street, Room 
470, Fort Wayne, Indiana, until I0?00 a.m., Monday, March 11, 197U 
_for the following items: 


See Page 1;A of $ 


Bid Forms, specifications, etc., may be obtained upon application at 
the office and address given above. ■ ^ f 

A Bid Bond or Certified Check in the amount of $ ____—— 

must be submitted with the bid. 


Department of Purchases 
City of Fort Wayne 
By' A.T. Demetroff 
Director of Purchases 


INSERT 1st RUN 


REPEAT 2nd RUN 


Type of Advertising Required 


March 1, 197U 


March 8, 197U 


LEGAL NOTICE 
X 
































Page bk of_£ 

Open Space Project OSC- 38 , for the City of Fort Wayne, Indiana 

Demolition of Structures located on 
West Central Playground site 


Eacn Binder must submit a written Affirmative Action Program with 
his or her bid." 

The Affirmative Action Program must include specific goals and 
timetables for the employment and training of minorities; and 
for the employment and training of lower income residents of the 
project area." 

".each Bidder must insure that all employees and apnlicants for 
employment are not discrimated against because of thei.r race, 
creed, color, sex or national origin." 




i age.. 


J... 


PROPOSAL AND BID SURETY FORM 

PROPOSAL: 

In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BON'D FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Port Wayne, State of Indiana, in the sum of. 


to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 

marie, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to he within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 

with the n l e Tr> S "‘ d bidd6r Shal ‘ WUhin tCn (10) day8 after notice of SBid award enter in *o a contract 

m i t d ° Wayne ’ State of Indiana - and shall secure the performance of the same by bond or otherwise 

““ C “ y °' F ° n W * y ”- ^ .hi. obligation ah.i, b. and void, 

BID CHECK (ALTERNATE FORM OF SURETY); U fcrnm!;' J 

C ' rti,i ' d ^ , to -to .be boud 

Cashiers □ Check No. /..Q..Z..Z. .. . in the sum of .Zy/X' Tjy" 0 

.......Dollars 

. Bank 


. 


of 

Noii. eh submitted and D t po3ited in lieu of'bond" 

" ote - if Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witnessed by: 



OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See 14—Signatures under General Conditons, etc.) 

List all Parties if Partnership 


BIDDER 

AND 

PRINCIPAL^ 


. &S.../A 

Name of Bidder—Print or Type 

B y. 

'■{Signature of Perton Authored to sign 

Title. /zZz:z'/?.£z:j:. . 

. .£?. c ?:. z. / 3 /'. 

8treet Name and Number 

. s/zS&d 

City, State and zip Coda . 

Date.. 


Witnessed by; 


SURETY 


Name of Company — Print or Type 


Incorporated 
In the State of:., 


Address.. 


By. 


Sign on thia Lina 

...... 











































o. 1,1 Approved 

Budget bureau No. 63R1137 


U. S. DEPARTMENT OF HOUSING AND URBAN DEVELOPMENT 


CERTIFICATION OF BIDDER REGARDING 
EQUAL EMPLOYMENT OPPORTUNITY 


INSTRUCTIONS 

as amended 

This certification is required pursuant to Executive Order 11246 (30 F. R. 12319-25). The implementing rules and 
regulations provide that any bidder or prospective contractor, or any of their proposed subcontractors, shall state as 
an initial part of the bid or negotiations of the contract whether it has participatedjn any previous contract or sub¬ 
contract subject to the equal opportunity clause; and, if so, whether it has filed all compliance reports due under 
applicable instructions. 

Where the certification indicates that the bidder has not filed a compliance report due under applicable instructions, 
such bidder shall be required to submit a compliance report within seven calendar days after bid opening. No contract 
shall be awarded unless such report is submitted. 


Bidder's Name: 


CERTIFICATION BY BIDDER 

A A h'o /vc,' 


Address and Zip Code: 


Pd? 3co x £J3_1 _ 

//yp, Vd£o d 


1. Bidder has participated in a previous contract or subcontract subject to the Equal Opportunity Clause. 
Yes 0 No 0 (If answer is yes, identify the most recent contract.) 

2. Compliance reports were required to be filed in connection with such contract or subcontract. 

Yes 0 No 0 (If answer is yes, identify the most recent contract.) 


3. Bidder has filed all compliance reports due under applicable instructions, including SF-100. 
Yes Q No 0 None Required 0 


4. If answer to item 3 is "No," please explain in detail on reverse side of this certification. 


Certification - The information above is true and complete to the best of my knowledge and belief. 

* 

_ / tv-/ P/_£L l ff/a? l £. 1 L 19 ZI _ 

Name and Title of Signer lPlease Type) 



HUD-4238-CD-1 (3-70) Previous Edition is Obsolete 


CD- 10 


GP O 69 2-8 20 










Form Approved 

Budget Bureau No. 63-R1176 


U. S. DEPARTMENT OF HOUSING AND URBAN DEVELOPMENT 

CERTIFICATION BY PROPOSED SUBCONTRACTOR REGARDING 
EQUAL EMPLOYMENT OPPORTUNITY 



NAME OF PRIME CONTRACTOR 


OSC-3 & 

PROJ EC T NO. 


INSTRUCTIONS 

as amended 

Inis Certification is required pursuant to Executive Order 11246 (30 F.R. 12319-25). The implementing rules and 
regulations provide that any bidder or prospective contractor, or any of their proposed subcontractors, shall st.ate as’ 
an initial part of the bid or negotiations of the contract whether it has participated in any previous contract or sub- 
connact subject to the equal opportunity clause; and, if so, whether it has filed all compliance reports due under 
applicable instructions. 

Where ihe certiMcation indicates that the subcontractor has not filed a compliance report due under applicable in¬ 
structions, such subcontractor shall be required to submit a compliance report before the owner approves the sub¬ 
contract or permits work to begin under the subcontract. 


Subcontractor's Name: 
Address: 


SUBCONTRACTOR'S CERTIFICATION 

C MC. 

""" " 1 , « »" ■■■■——— . ... - . 


fa)/? y a-'' 


1. Bidder has participated in a previous contract or subcontract subject to the Equal Opportunity Clause 
Yes □ No □ 

2. Compliance reports were required to be filed in connection with such contract or subcontract. 

Yes □ No □ 

3. Bidder has filed all compliance reports due under applicable instructions, including SF-100. 

Yes | j No | j None Required j | 


4. If answer to item 3 is “No,” please explain in detail on reverse side of this certification. 


Certification - The information above is true and complete to the best of my knowledge ond belief. 


AjEIZ(?/*?/ f^/aJ - P/? £ $r£?£AJ'r 


NAME AND TITLE OF signer (Please Type) 



DATE 


HUD-4238-CD-2 (2-67) 

CD- 11 


GPO 936-69 1 

















HUD-4238-F 
(6-66) 


CONTRACT 


THIS AGREEMENT, made this. 


// 




.day of- 


AIa 


LLSlt -, 19 ZzL, by and 


between. 


City of Fort Wayne, Indian* 


(Corporate Name of Owner) 

Board of Park Commissioners 


herein through its. 


., iierein called “Owner,” acting 
_, and 


(Title of Authorized Official) 


££/<’& J A? c . 


STRIKE OUT (a corporation) (a-partnership) 

INAPPLICABLE (an4ad ividual ' doin g- business as 

TERMS 


foe-r- Us//AJ£ 


, County of. 


M 


L A/O 


, and State of. 




hereinafter called “Contractor.” 

WITNESSETH: That for and in consideration of the payments and agreements hereinafter mentioned, to be 
made and performed by the OWNER, the CONTRACTOR hereby agrees with the OWNER to commence and complete 
the construction described as follows: $ 

Open Land Space Program Project No. No. OSC-38 


irs *i ) 


. Do 


C T//e#6 7~s/0i>->AM# t>/oe?cr? £/Fry 

hereinafter called the project, for the sum. of iFcr oi-? T/fi? tO JA w £/,< C.A 
(S_) and all extra work in connection therewith, under the terms as stated in the General and Special Con¬ 

ditions of tlu; Contract; and at his (its or their) own proper cost and expense to furnish ail the materials, supplies, 
machinery, equipment, tools, superintendence, labor, insurance, and other accessories and services necessary to com¬ 
plete the said project in accordance with the conditions and prices stated in the Proposal, the General Conditions, Sup¬ 
plemental General Conditions and Special Conditions of the Contract, the plans, which include aii maps, plats, blue 
prints, and other drawings and printed or written explanatory matter thereof, the specifications and contract documents 

therefor as prepared byN§5LBjL£[__._, herein entitled the Architect/Engineer, 

and as-enumerated in Paragraph I of the Supplemental General Conditions, all of which are made a part hereof and col¬ 
lectively evidence and constitute the contract. 

The Contractor hereby agrees to commence work under this contract on or before a date to he. specified in a 
written “Notice to Proceed” of the Owner and to fully complete the project withinconsecutive calendar days 
thereafter, 

r i he OWNER agrees to pay the CONTRACTOR in current funds for the performance of the contract, subject to 
additions and deductions, as provided in the General Conditions of the Contract, and to make payments on account 
thereof as provided in Paragraph 25, “Payments to Contractor,” of the General Conditions. 


(Over) 


CD-12 




















i;N WliiNtSS WHEREOF, the parties to these presents have executed this contract in six (6) counterparts, each 
oi which shall be deemed an original, in the year and day first above mentioned. 


(Seal) 

ATTEST; 


City of Fort Wayne, Indiana 
Board of Park Commissioners 

(Owner) 



(Secretary) 



(Witness) 


(Seal) 




(Secretary) 



(Witness) 


B y ——----— __ 

Lours F. Niezer 

President of Board of Park 
"Cornrnr s s ione fW e > 

(Contractor) 

By _______ 

• (Title) 


(Address and Zip Code) 


NOTE: Secretary of the Owner should attest.' If Contractor is a corporation, Secretary should attest.- 


HUD-4238-F (6*66) 


CD-13 


GP 0 869-380 














PERFORMANCE-PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: That we 


(^6~ 4j C’J y /aJ C 


.a 


f CP rCJ 


(Name of Contractor) 


(Corporation, Partnership, or individual) 
~) 


hereinafter called "Principal" and _ /^A aJ f\ // -> ’ /A 

(Surety) 


o f. 


IaztlJiZaaala. 


State of. 


_, h e rein a f ter 


called held and firmly bound unto City of Fort Wayne, Boa rd o 

P arx/ ~ 


Fort Wayne, Indiana 


(City and State) 


(Owner) 

, hereinafter called 


"Owner" in the penal sum of 


. Zvfc'e> A >£Aaz. A 7 . .. J'/ x AkjZAAL'7 /? 


Dollars 


(S 


A £>o, £>r-> 


-) in lawful money of the United States, for the payment of 

which sum well and truly to be made, we bind ourselves, our heirs, executors, ad¬ 
ministrators, and successors, jointly and severally, firmly by these presents. 


THE CONDITION Of' THIS OBLIGATION is such that Whereas, the Principal entered 
into a certain contract with the Owner, ^elated the //— day of M.-hfctf 19Zi£, 

a copy o i which is hereto attached and made a part hereof for tbje construction of: 

Open Land Space Program - Project No. QSC-38 


NOW, THEREFORE, if the Principal shall well, truly and faithfully perform its 
duties, all the undertakings, covenants, terms, conditions, and agreements of said 
con tract during the original term thereof, and any extensions thereof which may be 
gi an ted by the Owner, with or without notice to the Surety, and if he shall satisfy 
all claims.and demands incurred under such contract, and shall fully indemnify and 
save harmless the Owner from all costs and damages which it may suffer by reason of 
failure to do so, and shall reimburse and repay the Owner ail outlay and expense 
which the Owner may incur in making good any default, and shall promptly make pay- 
Bient to ail persons, firms, subcontractors, and corporations furnishing materials 
for or performing labor in the prosecution of the work provided for in such con¬ 
tract, and any authorised extension or modification thereof, including all amounts 
due for materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and. tools, consumed or used in connection with the construction of such 
work, and all insurance premiums on said work, and for all labor, performed in such 
work whether by subcontractor or otherwise, then this obligation shall be void; 
otherwise to remain in full force and effect. 


CD-14 


Previous editions obsolete 
HU D-4238-G (11-67) 






























PRO'V-IDSD, FURTHER, that the said Surety, for value received hereby stipulates 
and agrees that no change, extension of time, alteration or addition to the terms 
of the contract or to the work to be performed thereunder or the specifications 
accompanying the same shall in any wise affect its obligation on this bond, and it 
does hereby waive notice of any such change, extension of time, alteration or addi¬ 
tion to the terms of the contract or to the work or to the /specifications. 


PROVIDED, FURTHER, that no final settlement between the Owner and the Contractor 
shall abridge the right of any beneficiary hereunder, whose claim may be unsatisfied. 


IN WITNESS WHEREOF, this instrument is executed in six (6) counterparts, each 
one of which shftll be deemed an original, this the ,fZ 1 ~L day o f /VV,y~c>y iqTV - ! 

ATTEST: 

_ //VC- __ 

P r in c i pal 



Witness as to Principal 



(Address-Zip Code) ■ 






.S’ u r e ty 

ATTEST: 

\ 

V 

By 




At torney in -Fac t 

(Surety) 

(SEAL) 

Secretary 




(Address-Zip Code) 


Witness as to Surety 


(Address-Zip Code) 


NOTE: Date of Bond must not be prior to date of Contract. 

If Contractor is Partnership, ail partners should execute bond 


CD~15 


HUD-4238-G (11-67) 


GPO 069-900 


















INSTRUCTION TO BIDDERS 


EQUAL EMPLOYMENT OPFORTUN1 


i i 


Attention of Bidders is particularly called to the requirement for 

ENSURING THAT EMPLOYEES AMD APPLICANTS FOR EMPLOYMENT ARE NOT 
DISCRIMINATED AGAINST BECAUSE OF THEIR RACE, CREED, COLOR, SEX OR 
NATIONAL OR-! Gl Mo 


Attention of Bidders is also particularly called to the requirements 

FOR ENSURING THAT, TO THE GREATEST EXTENT FEASIBLE,- IN' CONNECT I Oil 
\.i ; 7H \/ORi< COVERED BY THIS CONTRACT, 0 PPORTUMITI E S FOR TRAINING AMD 
EMPLOYMENT BE MADE AVAILABLE TO LOWER INCOME RESIDENTS OF THE PROJECT 
AREA AND THAT CONTRACT WORK SHALL BE AWARDED TO BUSINESS CONCERNS 
WHICH ARE LOCATED IN OR OWNED SUBSTANTI ALLY BY RESIDENTS OF THE 

Project Area* 


cornn cat!6m.of mom-segregatfd facilities 
Each Bidder .required to submit with his Bjd a fully executed Certificate 
of Non-Segregated Facilitses. 






CERTIFICATION OF NON-5EGRF.GATE?) FACILITIES^ 


ThE BIDDER CERTIFIES THAT HE DOES MOT MAINTAIN OR PROVIDE F OR H 1 3 
EMPLOYEES AMY SEGREGATED FAC ILi TIES AT AMY OF JUS ESTABLISHMENTS^ AMO 
THAT HE DOES NOT PERMIT HiS EMPLOYEES TO PERFORM TilEIR SERVICES 
LOCATION, UNDER HIS CONTROL, 

The BIDDER CERTIFIES FURTHER 


if! SERVICES AT AMY 
WHERE SEGREGATED FACILITIES ARE !:A 5 MTAlNED o 
THAT HE WILL HOT MAINTAIN' OR PROVIDE FOR WlS 


EMPLOYEES ANY SEGREGATED FACILITIES AT ANY OF HIS ESTABLISHMENTS> AMO THAT 
HE WILL MOT PERMIT HIS EMPLOYEES TO PERFORM THEIR SERVICES AT AMY LOCATION 
UNDER HIS CONTROL WHERE SEGREGATED FACILITIES ARE MAINTAINED* *lHE 
BIDDER AGREES THAT A BREACH OF THIS CERT 1FI CAT\CM WILL BE A VIOLATION OF 

the Equal Opportunity clause, in any contract resulting from'.acceptance 

OF THIS BSD* As USED !M THIS CERTIFICATION, THE TERM ,r SEGREGATED FACILITIES* 
MEANS ANY WAITING ROOMS, WORK AREA, RESTROOMS AND WASHROOMS, RESTAURANTS 
AND OTHER EATING AREAS, T JMECL0CK3, LOCKER ROOMS AND OTHER STORAGE OR 
DRESSING AREAS, PARKING LOTS, DRINKING FOUNTAINS, RECREATION OR ENTER¬ 
TAINMENT AREAS, TRANSPORTATION, AND HOUSING FACILITIES PROVIDED t OP. EMPLOYEES 
WHICH ARE SEGREGATED OY EXPLICIT DIRECTIVE OR ARE IN FACT SEGREGATED ON THE 
BASIS OF RACE, COLOR, RELIGION, OP. NATIONAL ORIGIN, BECAUSE OF HABIT, LOCAL 
CUSTOM, OR OTHERWISE* THE BIDDER AGREES THAT (EXCEPT WHERE HAS OBTAINED 
IDENTICAL CERTIFICATION FROM PROPOSED SUBCONTRACTORS FOR SPECIFIC TIME 
PERIODS) HE WILL OBTAIN IDENTICAL CERTIFICATION FROM PROPOSED SU3C0NTRACiORo 
PR 1 OR TO THE AWARD'OF SUBCONTRACTS EXCEEDING $10,000 WHICH ARE MOT EXEMPT 
FROM THE PROVISIONS OF THE EQUAL OPPORTUNITY CLAUSE, AND THAT HE WILL RE¬ 
TAIN . SUCH CERTIFICATIONS IN HiS FILES* 


Mote; The penalty for making false statements in offers is prescribed in 

13 U.S'.C, 5001. v 


Date 


ISLE 


L 2b A c-0 /A' C • 


~Tda:-ie of Bidder) 


Official Address (including 
• 21P code) : ' 


\ 
! 


BY 


y< 6/3/\ /'■ex’r-.&Jrf V/P&. /W’ 

'■ ' ■ ' ■ M . 1 ' ‘ ' ... ' ~ 

• A3 


/''A X'-Jy /- 


i ITLE 


V.UST BE INCLUDEO Wll’HOU. ALTERATION 
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• City of Fort Wayne 


DEPARTMENT OF PUBLIC PARKS 
CITY-COUNTY BUILDING 
©NS MAIN STREET 
FORT WAYNE, IND. 46802 

March 13, 1974 


The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

The attached copy of City Purchase Order 3-23411, covers 
the demolition of structures located.on the West Central 
Playground site. Open Space Project OSC-38, which is now 
under implementation. 

The lowest and best bid received is being accepted. 

Since this Open Space Project is under way, and since it is 
desirable to complete this project during the spring season, 
the Park Department respectfully requests prior approval of 
this contract. 

The Ordinance covering this purchase order has been submitted, 
and the appropriate bid documents are attached to the Ordinance. 


Verv trulv vours, 



MEMBERS OF THE COMMON COUNCIL 












Admn. Appr. 

DIGEST SHEET 

TITLE OF ORDINANCE __ 

DEPARTMENT REQUESTING ORDINANCE__ Park Department ____ 

SYNOPSIS OF ORDINANCE An ordinance approving certain bid documents 
with Ceko, Inc. for demolition of structure located on West 

Central Playground site Open Space Project OSC-38. 

This bid was the lowest and best of those received. 



EFFECT OF PASSAGE Provides the demolition and removal of structures 
now located on the West Central Playground site and allows work on thi s 

project to proceed, providing open space and recreational area for the 

“ neighborhood. 


EFFECT OF NON-PASSAGE 


Unable to proceed with project. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) 

$4,60Q o 00 


ASSIGNED TO COMMITTEE (J.N.) 



































